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Message Text 


UNCLASSIFIED 

PAGE 01 DAMASC 02458 280907Z 
12 

ACTION FBOE-OO 

INFO OCT-01 NEA-10 ISO-OO A-01 OC-05 CCO-OO /017 W 

103644 

P 280849Z JUN 75 

FM AMEMBASSY DAMASCUS 

TO SECSTATE WASHDC PRIORITY 1997 

UNCLAS DAMASCUS 2458 

FBO FOR TWOHIE 

EO 11652: N/A 
TAGS: ABLD. SY 

SUBJECT: CONSTRUCTION OF PABX ROOM IN DAMASCUS 
REF: DAMASCUS O.M. DATED MAY 21, 1975 

1. EMBASSY WOULD LIKE TO COMMENCE WORK ASAP ON 
CONSTRUCTION OF PABX ROOM PROPOSED REF O.M. 

SINCE ALL EQUIPMENT HAS ARRIVED AND TELEPHONE 
TECHNICIAN FROM BEIRUT EXPECTED VISIT DAMASCUS 
SHORTLY. 

2. ONLY CHANGE IN PLAN SUBMITTED WITH REF O.M. 

OWWILL BE INCLUSION STEEL DOOR ON NORTH SIDE OF ROOM 
AS WAS DISCUSSED WITH YOU DURING YOUR RECENT VISIT. 

3. 

FQUEST APPROVAL PROJECT AND PROVISION DOLLARS 
3150 ASAP. 

PELLETREAU 


UNCLASSIFIED 


NNN 
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Locator: TEXT ON-LINE, ON MICROFILM 
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